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Message Text 



UNCLASSIFIED 

PAGE 01 CALCUT 00631 020840Z 
15 

ACTION FBO-01 

INFO OCT-01 NEA-05 ISO-OO /007 W 

047581 

R 020550Z PAR 74 
FM AMCONSUL CALCUTTA 
TO AMEMBASSY KATHMANDU 
INFO SECSTATE WASHDC 3871 

UNCLAS CALCUTTA 063 1 

KATHMANDU FOR FBO ASSISTANT PROJECT SUPERVISOR FROM 
DINSMORE : SECSTATE FOR A/FBO 

E.O. 11652: N/A 
TAGS: ABLD 

SUBJ: NEW OB ROOF INSULATION 
REF: STATE 063266 

1. COMPLY WITH REFTEL. 

2. HAVE CONTRACTOR INVESTIGAGE CLOSEST AND QUICKEST SOURCE 
OF RIGID MINERAL NON-COMBUSTIBLE TYPE INSULATION AND 
SUBMIT PROPOSAL ACCORDINGLY. INFORMATION HERE INDICATES 
SINGAPORE MOST LOGICAL SOURCE. 

3. ALSO HAVE CONTRACTOR PROVIDE ADEQUATE PROTECTION 
SUCH AS CANVAS OR HEAVY PLASTIC OVER ENTIRE ROOF PENDING 
FINAL RESOLUTION THIS MATTER. 

4. ADVISE THIS OFFICE AND A/FBO SOONEST. 

PICKERING 



UNCLASSIFIED 



NNN 



*** Current Handling Restrictions *** n/a 
*** Current Classification *** LTNCLASSIFIED 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 02 APR 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974CALCUT00631 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: n/a 

Errors: n/a 

Film Number: D740072-1031 
From: CALCUTTA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740480/aaaahaty.tel 

Line Count: 52 

Locator: TEXT ON MICROFILM, TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: STATE 063266 

Review Action: RELEASED, APPROVED 

Review Authority: shawdg 

Review Comment: n/a 

Review Content Flags: 

Review Date: 18 JUN 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <18 JUN 2002 by bryansd0>; APPROVED <16 DEC 2002 by shawdg> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 

Status: <DBA CORRECTED> gwr 971027 
Subject: NEW OB ROOF INSULATION 
TAGS: ABLD, IN 
To: KATHMANDU 
Type: TE 

Markings: Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 
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